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BILL NO. S-88-07- 2 7 


SPECIAL ORDINANCE NO. S-_// A-F 


AN ORDINANCE approving Change Order No. 
1 & Final, Water Contract 87-01, Belle 
Vista-Gates Drive with Bercot, Inc. 

in connection with the Board of Public 
Works and Safety of the City of Fort 
Wayne, Indiana. 

NOW, THEREFORE BE IT ORDAINED BY THE COMMON COUNCIL OF 
THE CITY OF FORT WAYNE, INDIANA; 

SECTION 1. That Change Order No. 1 & Final, Water 
Contract 87-01, Belle Vista-Gates Drive with Bercot, Inc. in 
connection with the Board of Public Works and Safety, for: 

Change Order is necessary to equate 

contract amounts for work actually 

performed and units actually installed; 
involving a net increase of Four Hundred Ninety-Two and 
no/100 Dollars ($492.00), all as more particularly set forth 
in the specifications, and which is on file with the Office 
of the Board of Public Works and Safety and is by reference 
incorporated herein, made a part hereof, and is hereby in 
all things ratified, confirmed and approved. 

SECTION 2. That this Ordinance shall be in full force 


and effect frem and after its passage and any and all 


necessary approval by the Mayor. 






APPROVED AS TO FORM 
AND LEGALITY 





CHANGE ORDER Contract No. 


Change Order No. One (FINAL) f Resolution No. 
Project No. 87-01 Board Order No. 56-86 
Name of Project Belle Vista - Gates Drive Date June 24, 1988 
TOS Bercot, Inc. 

(Contractor) 
Gentlemen: 


You are hereby requested to comply with the following changes from the contract plans 
and specifications: 


EES Sue aes Description of Change AN Change in Contract Price 
E ERA O ee 


add See Attached Change Order eed 





Net (Depneasex (Increase) 


The sum of $ 492.00 is hereby (added to) %&&sUeKSaXESOH) the total contract price 
and the final contract price shall be adjusted as follows: 


Original Contract Price $75,343.50 
Current Contract Price Adjusted by Previous Change Order SO DO 
New Contract Price Including This Change Order $2 2755835 750 


The time provided E completion in the contract for this project is (unchanged) o dalla 
KESER by calendar days due to this Change Order. The date for completion 
Of, al work) shall vy unchanged . Furthermore, this document shall become an 

amendment to the contract and all provisions of the contract shall apply hereto: 


Recommended by: 7 5 7 (City Engineer) Date : 
Accepted by: 24 LL- hul cEAContractor) Date HERA, AY, Via 


prove. by pe y “Cha 1 ~(pirector of Water Resources)pate 






OAO A 
ELIO FA Member Bd. of Works) Date C= de E i 
A! Al À In) Li (Member Bd. of Works) 


Attested by:___ Moy L) Led Aenm (Clerk) Date EF Wd he 


tnange Urder NO. one (FINAL) 


Resolution No. 





Board Order No. 56-86 


REQUEST AND JUSTIFICATION FOR CHANGE 


ps ts NN ed 


Necessity for change: To equate contract amounts for work actually performed and 


units actually installed. 














Will proposed change alter size of the project? Yes No x 


If yes, explain 








Affect on operation and maintenance cost of this project: 


None. 























Gary Reinke, Engineer 


10 


11 


12 


13 


x ATTACHMENT TO CHANGE ORDER 





r 


Description ' Unit Price Decrease 


DEM. Ela 6" Ductile Iron Pipe TONOS 


MEF Asphalt Street Restoration : 25.00 
Asphalt Drive Restoration 23.00 598.00 


| 





200 E, 


DEE Concrete Drive Restoration 35.00 ; 70.00 


262 DES Stone Surface Restoration 


nn 
o 
o 


130.00 


IAS 


Concrete Walk Replacement 195.00 


Hy 
nn 
o 
o o 


22315 Fs Grass Area Restoration 


pp 
Ur 


Total Decrease 993.00 
3 Total Increase EST 


1,072.50 


75.00 


337750 


1,485.00 


492.00 


Read the firs ime in full and on motion by 7 
seconded by lili , and duo 9d, read the second time by 
title and referred to the Committee on y Cll, (and the 
City Plan Commission for recommendation) and g te~be held after 
due legal notice, at the Council Con 8, City- County Building, 
Fort Wayne, Indiana, on ; , the , day 


of r -49 ESTA o: clo aM. E:S. T 
DATED: 7 =í A- F Pe É 
A PA E o A E 


SANDRA E. KENNEDY, CITY CLERK 


Read the third, time in full and on motion by (Burre , 
seconded by a E AoA , and duly adopted, placed on its 
Passage. PASSED Los? by the 


following vote: 





























AYES NAYS ABSTAINED - ABSENT 

TOTAL VOTES 7 

BRADBURY ea 

BURNS ae 
GiaQUINTA oy 

HENRY Soe 

LONG oa 

REDD ic 

SCHMIDT e | 
STIER tr 

TALARICO EE 





DATED: 212 FL a 7? mee 
SANDRA E. KENNEDY, CITY uae 


“Passed and adopted by the Common Council of the City of Fort Wayne, 


Indiana, as (ANNEXAPFONS)——————. ) 
(SPECIAL) {ZONING MAP) ORDINANCE -RESOLUTION ee Soy 


on the AC iW day of Ms ES y Sola 
MESS 
To A EE 
PRESIDING OFFICER FT 


City of Fort Wayne, Indiana, on 


19 KF, 









o'clock t Mie E SST: 


SANDRA Bs KENNEDY, CEN CLERK 


Approved and signed by me this 2 PR day of L r 
19 RE , at the hour of ou A o'cloc M., ELS iT. 
ca A E AT 









PAUL HELMKE, MAYOR 


E Admn. Anbr,, 


__ —_—___ aaaaaaaaaaaħħiħIħIs 


TITLE OF ORDINANCE Change Order #1 & Final, Water Contract 87-01," Belle vist 


Gates Driv 
DEPARTMENT REQUESTING ORDINANCE Board of Public Works € Safety 


SYNOPSIS OF ORDINANCE __ Change Order #1 for Water Contract 87-01, Belle Vista- 











Gates Drive, is necessary to equate contract amounts for work 
actually performed and units actually installed, Bercot: INCAS 


the contractor. 
A el ee o T 























Vege aria as TE CR PON edie eh eR ee See RR See ee eee 
ED AOS RRR UR BD RUIN TARRO RA ETS INN a ee 
EFFECT OF PASSAGE IS fo facilifate ‘completion of project 2 A 
OP ee te A a A ee os oa eee 
o 
EFFECT OF NON-PASSAGE 3 

aus E ten E ee S| 
eee ey Eiger | 
i nee eA Cae A RRA AA ATA ES eee 
MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) $492.00 Increase i E 


a es 


ASSIGNED TO COMMITTEE 


E  __—___—____ _ _ __—_——  ____—_—_m— A A 


BILL NO. S59080./527 


REPORT OF THE COMMITTEE ON CITY UTILITIES 


WE, YOUR COMMITTEE ON CLTY UPTELTTTES TO WHOM WAS 
REFERRED AN (ORDINANCE) (RESOKUTION) approving 
Change Order No. 1 £ Final, Water Contract 87-01, Belle 


Vista-Gates Drive with Bercot, Inc., in connection with 


the Board of Public Works and Safety of the City of 
Fort Wayne, Indiana 

















HAVE HAD SAID (ORDINANCE) (RESODUDEON) UNDER CONSIDERATION 


AND BEG LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID 









PAUL M. BURNS 
CHAIRMAN 

CHARLES B. REDD 
VICE CHAIRMAN 
MARK E. GiaQUINTA 





SAMUEL J. TALARICO 








JAMES S. STIER 


Viet TA 


l 
nM 


Sandra E. Kennedy 
City Clerk 





CONCURRED IN 


